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Date: 
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Created 
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Distribution 
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Initial/ 
Date 
Distribution 
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I Date 


Production 
Manager 
/ Coord. 
Y 
LL 
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N 


Purchasing 
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Y 
CL 
OC Coordinator 
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Production 
Engineering 
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for 
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Documents 
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New Issue 


D4595 
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IIN-D206.739 
Rev G 
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# 
Quality 
Assurance 
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Notes 
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1 
Notify Previous 
Customers 
N 


2 
Notify Eurocopter 
France 
N 
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# 
Engineering 
Actions 
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4 
Required 
Documents/Drawings 
Under Review 
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5 
Update 
Master 
Document 
List (MDL) 
N 


6 
Update 
Product 
Compatability 
Matrix 
N 


7 
Create 
Eurocopter 
Form (FEE) 
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8 
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Document 
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Resp 
Notes 
Complete 


10 
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Files/Design 
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Dwg PDF Files 
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Document 
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Development 
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STC Approval 
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/ Update 
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N 
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Document 
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Drawing 
D4595 
to be approved 
and released. 
,1L 


Oty one (1) of D4595-051 
to be produced 
and shipped 
to customer 
for fit-check 
. ..,; A 


Any additional 
units to be produced 
only upon successful 
completion 
of fit check. 
~ 


Installation 
Instructions 
IIN-D206-739 
to be released 
at revision 
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